


| program by making , 
booster for nine (9) flights. ies Guid geen ua only ektenanell ol 
orbital capability. Subsequently, approval was granted for the use of 
five (5) additional Thor-boosted satellites to conduct oicmedical experi- 
mats. . 


Aa the remit of the Atvanced Research Projects Agency (ARPA) Order 
Yo. 17-59, Gated 4 September 1956 vith three amenfazents, the 
SE eee, earner Se ners Se oe eee 


ARPA Order Ko. 18-55, tate 16 Deonsber 1958 confizut yrevicu 
——— — program as DISCOVERER: eee 
this development from the over-all W IL7L progren structure. A Discoverer 
Developeent Flan, dated 30 Jamary 1999, providing for a fifteen (15) 
vehicle program was prepered ani ARPA approvel.. 


The 30 January 1959 Discoverer Plan was approved for e Thirteen (13) 
— ———— dated 2 March © 





witha ie 
for The 25-vehicle program was approved by Ameninent Ho. 4 
to ARPA Onder 48-59, dated 20 May 1959. 


fuenduent Yo. 6 to ARPA Order 48-60, Antal 20 July 3999, inevesact 
the Discoverer Program from « 25-vebicle series to a 29-vehicle series. 
This Amendment included | DevelLopnent 


ak sae Ge ka ee ee ee eet 


— 





As the result of. Department of Defense programming actions the | 
Discoverer Progrem was' transferred from the. a . 
17 Bovember 1959. | 


On 21, Deceabex 1959, Bq USAF, atten sessiving guides from the 
AFEMC, provided instructions to the AF°MD to prepare ea revised develop- 
ment plan for the full 2-vehicle program reflecting the full cost through - 
_ FE 60 and FY 61 to complete the progres. 


Twenty (20) flights remain in the progran. Presentation to DDRLE 


pacer Pic» Wen mee liga ie ial alia lan 
scheduled tqr 15 February 1960. 
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